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CONFIDENTIAL MANAGUA 2569 

E. O. 11652: GDS 
TAGS: CCC, NU 
SUBJ: CCC BUILDING 

1. DURING PERIOD 24-27 MAY ATO ENGINEERING REPRESENTATIVE 
MR FLOYD A WILKINSON VISITED POST AND DISCUSSED CCC BUILDING 
ELECTRICAL SPECIFICATIONS WITH FBO MR BUTTON AND POST PERSONNEL. 

2. MEETINGS WERE HELD WITH BUILDING CONTRACTOR MR VIQUEZ AND 
CONTRACTOR ELECTRICAL ENGINEER MR ZEA. IN REGARD TO THE 
ELECTRICAL SPECIFICATIONS OF THE CONTRACT THE FOLLOWING ITEMS WERE 
DISCUSSED. 

A. METHOD OF INSTALLING IUNCTION BOXES, CONDUIT. PUSH 
BUTTONS. BUZZERS. TRANSFORMER AND CABLE TO CONNECT DOOR BELL 
SYSTEM. 

B. POWER PANEL ' B" TO BE INSTALLED INSTEAD OF IUNCTION 
BOX 1-6. INSTALL 6 X6 X4 INCH JUNCTION BOXES AT J-7 AND J-8. 

C. THIN WALL CONDUIT ( EMT) COUPLINGS AND CONNECTORS 
MUST BE FERROUS METAL. T& B TYPE 5121 AND 5221 , ERIES TO BE 
INSTALLED. 

D. EMERGENCY GENERATOR FUEL TANK TO BE 1000 US GALLONS. 

FUEL TANK TO BE CONSTRUCTED OF BLACK IRON WITH 2 EACH 1/2 INCH 
GALVANIZED PIPES FOR SUPPLY AND RETURN. INSTALL SHUT- OFF VALVES 
IN EACH LINE NEAR GENERATOR. USE FLEXIBLE CONNECTIONS AT GENERA- 
TOR. FUEL TANK TO HAVE 1/2 INCH VENT PIPE WITH TOP TURNED DOWN 
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AND 2 INCH FILL PIPE WITH CAP. 

E. DRAWING B5 411.10- E-01 X WAS REVIEWED. THE CONTRACTOR 
WAS ADVISED OF THE CORRECT SIZE, COLOR CODE, QUANTITY OF CONDUCTORS 
FOR EACH CIRCUIT AND SIZE OF CONDUIT TO BE USED. ALL THESE 
ITEMS HAVE BEEN REFLECTED ON THE CONTRACTORS INSTALLATION 
SPECIFICATIONS. APPROPRIATE TABLES IN THE US NATIONAL ELECTRICAL 
CODE WERE USED AS REFERENCE. 

3. THE LOCAL AVAILABILITY OF APPROVED INSTALLATION HARDWARE 
REQUIRED PER CCC INSTALLATION CRITERIA WAS REVIEWED. THE ONLY 
ITEMS WHICH WERE NOT AVAILABLE WERE FERROUS METAL COMPRESSION 
TYPE CONNECTORS AND COUPLINGS. THE CONTRACTOR WILL ORDER 
APPROPRIATE QUANTITY AND SIZES OF T&B 5 121 AND 5221 FROM CON- 
TRACTORS REPRESENTATIVE IN MIAMA. 
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